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QUESTIONS  OF  COUNCILS, 


AND 


ANSWERS  OF  HEMPFIELD  RAIL  ROAD  COMPANY. 


Reply  of  the  President  of  the  Hempfield  Rail  Road 
Company . to  the  Interrogatories  of  the  Finance  Com- 
mittee of  the  City  Councils  of  Philadelphia,  dated 
January  25,  1853. 

First.  When  was  the  charter  for  the  Hempfield  Rail  Road  obtained 
from  the  Legislature  of  Pennsylvania,  and  what  are  the  general  pro- 
visions thereof? 

Answer.  The  charter  of  the  Hempfield  Company  was  approved 
by  the  Governor  of  Pennsylvania,  May  15,  1850. 

Its  general  provisions  authorize  the  company  to  construct  a rail 
road,  with  one  or  more  tracks,  from  Greensburg,  in  Westmoreland 
County,  by  the  nearest  and  best  route,  to  some  point  on  the  west 
boundary  of  Washington  County,  in  Donegal  township,  and  require 
that  it  shall  pass  within  three  miles  of  West  Newton.  Donegal  town- 
ship is  that  township  in  Washington  County  which  is  nearest  to 
Wheeling. 

The  company  is  further  required  to  commence  the  road  within 
three  years,  and  complete  it  within  ten  years  from  the  date  of  the 
charter.  The  act  further  contains  the  usual  provisions,  granting  all 
powers  necessary  to  the  location,  construction  and  working  of  the 
road,  obtaining  property,  and  regulating  the  election  and  control  of 
officers,  agents,  &c.  A copy  of  the  charter,  together  with  the  act  of 
the  General  Assembly  of  Virginia,  passed  March  14,  1851,  granting 
the  right  of  way  through  Virginia  to  the  city  of  Wheeling,  is  herewith 
submitted. 

Second.  At  what  point  does  it  connect  with  the  Pennsylvania  Rail 
Road,  and  where  does  it  terminate? 
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A.  The  Hempfiehl  Road  connects  with  the  Pennsylvania  Road  at 
Greensburg,  and  terminates  in  the  city  of  Wheeling,  on  the  Ohio 
river. 

Third.  What  counties  of  Pennsylvania  does  it  pass  through,  and 
what  length  in  Pennsylvania,  and  also  of  Virginia,  and  what  amount 
of  trade  do  you  estimate,  will  be  given  to  the  road  from  said  counties? 

A.  The  road  passes  through  part  of  Westmoreland,  and  quite  cen- 
trally through  the  whole  of  Washington  County,  in  Pennsylvania, 
and  through  Ohio  County,  in  Virginia. 

Any  estimate  of  the  amount  of  local  trade  which  the  road  will  ob- 
tain from  these  counties,  must  of  necessity  be  in  a great  degree  con- 
jectural. 

The  country  traversed  by  the  road,  from  end  to  end,  is  very  fertile, 
thickly  peopled,  and  highly  cultivated.  The  line  passes  through  and 
near  many  villages,  crosses  two  navigable  streams — the  Monongahela 
and  Youghiogeny,  from  which  it  will  derive  a heavy  trade — opens  a 
valuable  coal  held  in  Washington  County,  and  terminates  at  a flourish- 
ing manufacturing  city  of  15,000  inhabitants,  also  in  the  midst  of  an 
extensive  coal  basin. 

Councils  will  be  able  to  judge  fairly  of  the  value  of  this  local  trade, 
from  the  answer  to  the  last  of  the  questions  propounded  by  the  com- 
mittee, which  will  presently  be  given. 

The  length  of  the  road  in  Pennsylvania  is  62 1 miles. 

The  length  of  the  road  in  Virginia  is  14  miles. 

Fourth.  What  is  the  estimated  cost  of  construction  ? 

A.  The  estimated  cost  of  construction  was  - - $2,700,000 

But  this  estimate  will  be  increased  in  consequence  of 
the  increased  cost  of  iron,  if  the  present  prices  of  rail 
road  iron  should  be  maintained  18  months  longer,  - 150,000 

Making  the  estimated  cost  of  the  road,  with  a single 
track,  depots,  land  damages,  and  rolling  stock,  - - $2,850,000 

Fifth.  Have  any  contracts  been  made  for  any  of  the  sections;  if  so, 
how  many,  where  located,  and  how  do  they  compare  with  the  esti- 
mates ? 

A.  Contracts  have  been  made,  and  the  work  is  progressing,  on  the 
following  sections,  viz. — No.  15,  near  West  Alexandria;  No.  16,  also 
near  West  Alexandria;  No.  22,  near  Claysville;  No.  28,  five  miles 
west  of  Washington;  and  No.  31,  within  one  mile  of  Washington. 
All  these  sections  are  heavy  jobs,  and  are  all  situated  in  Washington 
County,  Pennsylvania. 

The  contract  prices  are  very  materially  below  the  estimates,  but 
the  Board  are  not  encouraged  by  the  engineer  to  regard  the  contract 
prices  as  a safe  criterion  of  the  cost  of  the  work,  but  are  advised  to 
rely  on  the  estimate. 

These  jobs  are  all  well  advanced,  and  still  progressing,  and  one  sec- 
tion will  be  finished  before  the  first  of  March. 


Sixth.  Does  the  charter  permit,  and  do  the  directors  propose  pay- 
ing interest  at  the  rate  of  six  per  centum  per  annum,  on  all  subscrip- 
tions from  the  date  thereof;  and  is  provision  made  in  the  estimate  of 
the  cost  of  construction  to  meet  the  same  ? 

A.  The  Directors  have  passed  a resolution,  agreeing  to  pay  in- 
terest at  the  rate  of  six  per  cent,  per  annum  on  all  subscriptions,  from 
the  dates  of  payment  by  the  stockholders,  but  not  from  the  dates  of 
the  subscription. 

The  law  authorizing  this  payment  was  passed  in  the  supplement  to 
the  charter,  dated  February  24th,  1852,  conferring  power  on  the  Com- 
missioners of  Washington  County  and  the  boroughs  of  Washington 
and  Monongahela  city,  to  subscribe  on  the  part  of  the  said  county  and 
boroughs,  to  the  stock  of  the  company. 

This  interest  is  not  included  in  the  estimated  cost  of  the  road, 
stated  in  answer  to  the  4th  queslion.  The  capital  will  be  increased 
by  these  payments  about  $150,000. 

Seventh.  What  particular  reasons  can  you  give,  why  the  Corpora- 
tion of  Philadelphia  should  subscribe  to  the  Hempfield  Rail  Road? 

A.  The  following  are  the  essential  reasons  why  the  Corporation  of 
Philadelphia  should  subscribe  to  the  stock  of  the  Hempfield  Rail 
Road : — 

1.  Such  a subscription  will  secure  to  Philadelphia,  against  all  com- 
petition, the  trade  of  the  rich  counties  of  Washington,  part  of  West- 
moreland, and  Greene,  in  this  State;  which,  if  this  road  be  not  built, 
will  either  pass  to  Baltimore,  by  the  Baltimore  and  Ohio  Road,  or  be 
shared  by  New  York,  through  the  Alleghany  Valley  road. 

2.  It  will  secure  to  Philadelphia  a share,  and  a large  one,  in  the 
trade  of  the  Ohio  river  at  Wheeling ; which,  unless  the  road  be  built, 
will  pass  without  competition  to  Baltimore. 

3.  It  will  secure  to  Philadelphia  a large  proportion  of  the  trade 
which  will  come  to  Wheeling,  on  the  line  of  rail  road  passing  through 
Alton,  Terre  Haute,  Indianapolis,  Columbus  and  Newark,  a tributary 
in  round  numbers,  600  miles  long,  nearly  one-half  of  which  line  is 
now  finished  and  in  use,  and  all  of  which  will  be  in  operation  before 
the  Hempfield  road  will  be  ready. 

4.  It  will  secure  to  Philadelphia,  a fair  share,  and  we  think  a large 
share,  of  the  trade  of  the  line  from  St.  Louis,  passing  through  Vin- 
cennes and  Cincinnati  and  Zanesville,  and  which  is  more  than  600 
miles  long ; and  much  of  this  is  a trade  which,  without  the  Hempfield 
road,  can  scarcely  be  reached  at  all  by  Philadelphia. 

5.  It  will  secure,  and  is  the  only  line  which  ean  secure,  the  trade 
of  southern  Ohio,  east  of  Cincinnati,  and  also  that  of  Kentucky  and 
Tennessee. 

6.  All  this  trade,  local  and  foreign,  the  Hempfield  road  will  bring 
upon  the  Pennsylvania  Rail  Road  at  Greensburg,  from  which  point 
it  must  pass  over  the  215  miles  of  the  Central  Rail  Road,  between 
Greensburg  and  Harrisburg. 

In  this  Central  road  the  Corporation  of  Philadelphia  holds 
$4,000,000  of  stock,  consequently,  by  subscribing  $500,000  to  the 
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stock  of  the  Hempfield  road,  they  will  secure  their  share,  as  stock- 
holders, in  the  profits  of  that  work.  But  this  subscription  to  the 
Hempfield  road,  at  the  same  time  secures,  as  stated,  the  passage  of  the 
trade  of  the  Hempfield  line  over  the  Pennsylvania  Rail  Road,  and 
will  consequently  very  much  increase  the  dividend  on  the  corpora- 
tion stock,  of  four  millions  in  that  work. 

The  corporation  have  thus  three  great  interests  which  will  be  bene- 
fitted,  and  to  which,  in  our  judgment  they  ought,  as  prudent  guardians 
of  the  public  welfare,  to  look  carefully.  These  are  their  interest  in 
the  Hempfield  road  itself;  then  their  interest  in  the  increase  of  the 
trade  and  commerce  of  this  city,  which  is  to  be  greatly  promoted  by 
obtaining  the  shortest  and  best  connection  with  the  west  and  south- 
west; and,  finally,  their  existing  interest  as  large  stockholders  in  the 
Pennsylvania  road,  which  we  are  sure  councils  deem  it  to  be  their 
duty  to  sustain  and  protect. 

Eighth.  When  was  the  right  of  way  obtained  from  Virginia;  and 
what  are  the  conditions  of  the  grant? 

A.  The  right  of  way  for  the  Hempfield  road  was  obtained  from  the 
Legislature  of  Virginia,  March  14,  1851.  The  most  important  pro- 
vision of  the  grant  is  in  Section  G,  which  says — “ The  Hempfield 
“ Rail  Road  Company,  incorporated  by  virtue  of  an  act  of  the  Gene- 
“ ral  Assembly  of  Pennsylvania,  shall  be  and  hereby  are  authorized 
“ to  extend  and  construct  their  rail  road  from  a point  on  the  western 
“boundary  of  Donegal  township,  in  Washington  county,  in  the  said 
“ State  of  Pennsylvania,  through  the  territory  of  Virginia  to  the 
“ city  of  Wheeling ; and  if  the  said  company  shall  avail  themselves 
“ of  the  privilege  hereby  granted,  they  shall,  as  to  all  their  rights,  pro- 
“ perty,  franchises,  powers,  duties  and  obligations,  within  this  State, 
“ be  subject  to  all  the  provisions  of  the  code  of  Virginia,  so  far  as  the 
“ same  are  applicable,  and  not  inconsistent  with  the  intent  of  this  sec- 
“ tion ; and  they  shall  commence  their  said  extension  within  three 
“years,  and  complete  the  same  within  six  years  from  the  passage 
“ of  this  act. 

Section  10  of  the  Virginia  charter  provides,  specifically,  that  the 
Hempfield  Road  “ shall  construct  no  branch  (to  the  Ohio  river) 
“ northward  of  the  town  of  Wellsburg .” 

Ninth.  Is  there  any  hostility  existing  on  the  part  of  the  Directors 
of  the  Hempfield  Rail  Road  Company  towards  the  Steubenville  Rail 
Road  Company,  in  relation  to  that  company  obtaining  the  right  of 
way  from  Virginia,  in  order  to  enable  them  to  continue  their  road 
through  that  State  to  their  proposed  terminus? 

A.  There  is  no  such  hostility.  Neither  the  Hempfield  Company, 
not  its  officers  or  agents,  are  now  opposing,  or  have  ever  opposed, 
the  granting  of  the  said  right  of  way. 

Tenth.  In  the  event  of  Councils  agreeing  to  subscribe  to  the 
Hempfield  Rail  Road  Company  what  legislation  is  required,  not  only 


to  legalize  the  same,  but  to  secure  as  far  as  practicable  the  benefit 
thereof  to  the  city  of  Philadelphia  ? 

A.  In  the  opinion  of  the  Directors,  no  legislation  is  required,  in 
case  Councils  should  make  the  subscription,  to  secure  the  benefit 
thereof  to  the  city  of  Philadelphia,  beyond  a simple  act  to  legalize  the 
subscription.  The  benefit  thereof  cannot  fail  to  accrue  to  Philadel- 
phia. 

Eleventh.  What  is  the  amount  of  stock  subscribed  for?  what 
amount  by  corporations,  boroughs,  counties  or  cities ; what  amount  by 
individuals,  and  the  name  of  the  corporation,  &c? 

A.  The  following  are  the  amounts  of  stock  subscribed  by  individ- 


uals and  corporations. 

By  individuals — 

In  Ohio  county,  Virginia,  absolute,  $154,000 

In  Washington  county,  absolute,  63,000 

Do.  contingent  on  route,  about  20,000 

In  Westmoreland  county,  absolute  and  con- 
tingent, about  20,000 

In  Philadelphia,  absolute,  22,000 


Total  individual  subscriptions,  $279,000 

By  corporations — 

Ohio  county,  Virginia,  $300,000 

Washington  county,  Pa.  200,000 

Borough  of  Washington,  50,000 

Borough  of  Monongahela  city,  contingent 

on  route,  25,000 

Borough  of  Greensburg,  25,000 

Borough  of  West  Newton,  contingent  on 

route,  30,000 


Total  by  corporations,  630,000 


Total  subscriptions,  individual  and  corporate,  $909,000 


Of  these  subscriptions,  that  by  the  borough  of  West  Newton  is  not 
yet  sanctioned  by  an  act  of  the  legislature,  but  is  expected  to  be  with- 
in a few  days. 

Of  the  total  subscription,  about  $90,000,  including  that  by  West 
Newton,  are  contingent  upon  a choice  of  lines  in  the  final  location  of 
the  work. 

The  route  is  now  fully  established,  in  the  judgment  of  the  Engi- 
neer, so  that  he  is  able  to  decide  which  of  the  conditional  subscrip- 
tions will  be  forfeited  by  the  company;  but  it  is  regarded  by  the 
Board,  as  highly  inexpedient  in  the  present  state  of  affairs,  and  until 
more  progress  is  made  in  procuring  rights  of  way  and  releases,  to 
make  public  the  location. 

It  is  the  wish  of  the  Board,  therefore,  now  merely  to  say,  that  of 


8 


die  total  subscriptions  enumerated  above,  about  #40,000  will  be  for- 
feited, by  a failure  on  the  part  of  the  company  to  locate  the  line,  so 
as  to  satisfy  the  terms  of  subscription. 

The  available  subscriptions  are  therefore  about  #869,000. 


Twelfth.  What  is  the  value  of  the  bonds  of  corporations,  &c.  ? how 
is  the  balance  of  the  funds  necessary  to  build  the  road  to  be  raised? 

A.  The  present  value  of  the  bonds  of  Washington  and  Ohio  coun- 
ties is  90.  The  company  has  recently  been  offered  90,  clear  of  all 
commissions,  for  the  whole  of  the  Washington  county  bonds,  and 
nearly  the  same  for  those  of  Ohio  county — the  money  to  be  placed  to 
their  credit  here — which  makes  the  offer  equivalent  to  about  90|. 
This  they  have  refused,  feeling  assured  that  they  will  realize  95  at 
least,  for  all  their  county  bonds,  if  their  credit  is  strengthened  by  the 
city  subscription  which  is  now  pending. 

They  think  the  following  is  a full  estimate  of  the  probable  discount 


on  their  corporation  bonds,  viz: — 

$500,090  county  bonds,  6 per  cent.  $30,000 

100,000  borough  bonds,  10  „ 10,000 


Total  estimated  discounts,  $ 40,000 

Total  unconditional  subscriptions  as  above,  869,000 


Total  available  subscription,  $829,000' 


The  company  have,  however,  only  represented  their  available  sub- 
scription to  the  Committee,  at  $800,000. 

The  balance  of  the  funds  needed  to  build  the  Road,  will  be  seen  by 
the  following  statement: — 

Present  available  subscription,  $800,000 

City  subscription,  if  granted,  500,000 


Total  available  subscription,  $1,300,000 

The  Company  have  found  no  difficulty  in 
making  contracts  for  the  work  within  the 
estimate,  with  the  privilege  of  paying  20 
per  cent,  in  stock,  which  will  make  their 
stock  payments,  on  grading,  bridging,  land 
damages.  &c.  not  less  than  400,000 


Total  stock, 


$1,700,000 


If  the  Company  were  compelled  to  rely  altogether  on  their  credit, 
after  obtaining  ihe  city  subscription  asked  for,  their  credit  would  be 
sufficient  to  raise  the  balance  of  the  cost — say,  in  round  numbers, 
$1,300,000,  based  on  a capital  of  $1,700,000.  But  it  will  be  their 
policy,  so  soon  as  the  public  is  encouraged  by  the  subscription  of 
Councils,  to  canvass  this  city,  and  to  open  books  again  along  the  line 
of  the  Road  and  at  Wheeling,  and  enlarge  their  stock  basis  to  the  ut- 
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most  possible  extent.  They  will  appeal  also  to  the  Districts  in  this 
county. 

Their  present  aim  is  to  place  themselves  at  once,  in  a position  to 
go  on  safely  and  rapidly  with  the  grading  of  their  Road,  so  as  to  avoid 
the  loss  of  more  time,  which  they  deem  precious,  and  to  strengthen 
their  finances  afterward,  while  their  work  is  progressing. 

Thirteenth.  What  is  the  distance  from  Cincinnati  to  Philadelphia 
by  the  Hempfield  Rail  Road,  and  the  proposed  connections  west? 

A.  The  distance  from  Cincinnati  to  Philadelphia  by  the  Hempfield 
Road,  and  the  shortest  of  its  western  connections,  is  G40f  miles.  It 
is,  however,  an  important  fact,  and  worthy  the  special  notice  of  Coun- 
cils, that  there  are  three  distinct  rail  road  routes  from  Cincinnati  to 
Philadelphia , all  passing  through  Wheeling,  and  the  Hempfield 
Road,  each  of  which  is  shorter  than  any  other  route  between  Phila- 
delphia and  Cincinnati.  The  details  of  these  distances,  prepared 
sometime  since  for  the  Finance  Committee,  at  the  request  of  a mem- 
ber, by  the  Engineer  of  this  Company,  are  herewith  submitted. 

Fourteenth.  What  is  the  shortest  distance  by  any  other  proposed 
route  from  Cincinnati  to  Philadelphia? 

A.  The  shortest  distance  from  Cincinnati  to  Philadelphia,  by  any 
other  route  than  by  the  three  Wheeling  routes,  will  be  by  the  Pitts- 
burg and  Steubenville  Road,  if  the  Legislature  of  Virginia  should  per- 
mit that  road  to  be  constructed. 

The  distances  will  then  stand  as  follows : — 

Shortest  route  through  Wheeling,  by  Zanesville  and 
Circleville,  - - - - 

Next  shortest  route  through  Wheeling,  by  Marietta  and 
Chiiicothe,  ..... 

Longest  route  through  Wheeling,  by  Newark  and  Co- 
lumbus, ..... 

The  fourth  distance,  in  order,  is  that  by  Pittsburg  and 
Steubenville,  and  is 


640 1 miles. 
653|  „ 

658f  „ 

663 


Fifteenth.  What  is  the  distance  from  Wheeling  to  Baltimore  by 
the  Baltimore  and  Ohio  Rail  Road? 

A.  The  distance  from  Wheeling  to  Baltimore,  by  the  line  of  the 
Baltimore  and  Ohio  Rail  Road,  is  380  miles.  But  it  is  also  worthy 
of  the  special  notice  of  Councils,  that  when  the  Hempfield  road  is 
finished,  the  distance  from  Wheeling  to  Baltimore  will  be  less  over 
the  Hempfield  and  Central  roads,  than  it  is  ever  the  Baltimore  and 
Ohio  road  itself — thus, 

From  Wheeling  to  Greensburg,  ....  76f  miles. 

Greensburg  to  Harrisburg,  - - - - 215  „ 

Harrisburg  to  Baltimore,  - - - - 84  „ 


Wheeling  to  Baltimore,  by  the  Hempfield  and  Penn- 
sylvania roads,  ......  375|  „ 

Or,  the  distance  from  Wheeling  to  Baltimore  will  be  nearly  five  miles 

B 
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shorter,  with  better  grades  and  curvature,  by  the  Hempfield  and 
Pennsylvania  roads,  than  by  the  Baltimore  and  Ohio  line. 

Sixteenth.  What  counties  in  Pennsylvania  and  Virginia,  does  the 
road  pass  through,  and  the  distance  in  each? 

A.  Question  sixteen  is  fully  answered  in  the  reply  to  the  third 
query.  Of  the  whole  length  of  the  Hempfield  road  62j  miles  is  in 
Pennsylv  ania  and  14  miles  in  Virginia. 


Seventeenth.  What  is  the  annual  amount  of  produce  in  each 
county  ? 

A.  The  annual  produce  of  Washington  County  Pennsylvania, — 
which  is  cut  nearly  through  the  centre,  east  and  west,  by  the  line  of 
the  Hempfield  road — according  to  the  census  of  1850,  is  as  follows. 
Wheat,  -----  558,082  bushels. 

Indian  Corn,  - - - - 804,540  „ 

Oats,  -----  855,943  „ 

Butter,  -----  860,563  pounds. 

Wool, 933,167 

The  census  returns  embrace  many  other  articles  of  production,  but 
these  are  the  staples. 

The  annual  value  of  the  produce  of  Washington  County,  in  these 
five  leading  articles,  is  more  than  a million  and  a half  of  dollars. 

The  cash  value  of  the  farms  in  Washington  County,  by  the  census 
return  is  $14,942,098.  The  population  of  the  county  exceeds  48,000 
persons. 

The  annual  products  of  Ohio  County  are  not  in  my  possession. 
But  the  city  of  Wheeling  is  situated  in  that  county,  and  the  annual 
value  of  the  manufactured  products  of  the  city,  according  to  the  cen- 
sus, is  $2,250,000. 


The  products  of  Westmoreland  County  are  not  known,  though 
they  cannot  vary  essentially,  acre  for  acre,  from  those  of  the  Wash- 
ington. 

ROBERT  T.  CONRAD, 


President. 


RAIL  ROAD  DISTANCES 


On  the  Lines  between  Philadelphia  and  Cincinnati, 

BY  THE  LATEST  SURVEYS. 


1.  Pittsburg  and  Steubenville  Line. 

Miles. 

Philadelphia  to  Greensburg  (stated  on  the  authority  of  Mr. 

J.  Edgar  Thomson),  ....  322 

Greensburg  to  Pittsburg  (on  authority  of  Mr.  Thomson),  31 

Pittsburg  to  south  end  of  the  Monongahela  bridge,  - 1 

Monongahela  bridge  to  Steubenville  (on  the  authority  of  the 
printed  report  of  the  Engineers  of  the  Steubenville  road, 
dated  March  18,  1852,  page  12),  - - - 42 

Steubenville  to  Newark  (report  of  the  President,  dated  April 

15, 1852;  see  page  6),  - - - 1 14 


Philadelphia  to  Newark,  via  Steubenville,  - - 510 

Add  distance  from  Newark  to  Cincinnati  (by  report  of  the 
Engineers  of  the  Pittsburg  and  Steubenville  Road,  page 

19),  - - - - - ‘ - 153 


Philadelphia  to  Cincinnati,  via  Pittsburg,  Steubenville  and 

Columbus,  ------  063 

2.  Hempfield  and  Wheeling  Line,  via  Zanesville  and  Wilmington . 

Miles. 

Philadelphia  to  Greensburg,  as  above,  - - - 322 

Greensburg  to  Wheeling,  ....  764- 

Wheeling  to  Zanesville  (by  official  statement  of  the  Presi- 
dent of  the  Central  Ohio  Road,  July  15,  1852,  page  4),  82 

Zanesville  to  Cincinnati,  by  a letter  from  the  Engineer  of 

the  Road,  - - - - - - 160 


Philadelphia  to  Cincinnati,  via  Hempfield  Road  and  Wheel- 
ing, -------  640] 


12 


3.  Philadelphia  to  Cincinnati,  via  Wheeling,  Zanesville,  Newark, 

and  Columbus. 


Miles. 

Philadelphia  to  Greensburg,  ....  322 

Greensburg  to  Wheeling,  - - - - 76? 

Wheeling  to  Zanesville,  - ....  82 

Zanesville  to  Newark  (President  Sullivan’s  printed  statement),  25§ 
Newark  to  Cincinnati  (as  above),  - - - 153 


Philadelphia  to  Cincinnati,  via  Wheeling  and  Columbus,  - 658f 


4.  Philadelphia  to  Cincinnati,  via  Wheeling,  Marietta,  and 

Chillicothe. 


Miles. 

Philadelphia  to  Greensburg,  ....  322 

Greensburg  to  Wheeling,  - - - - 761 

Wheeling  to  Marietta  (authority  of  recent  surveys  given  by 

N.  L.  Wilson,  Esq.,  a Director),  75 

Marietta  to  Cincinnati  (Director’s  last  report,  Dec.  1852),  180 


Philadelphia  to  Cincinnati,  via  Wheeling,  Marietta,  and 

Chillicothe,  ------  653? 


SUMMARY. 

Philadelphia  to  Cincinnati,  through  Wheeling,  Zanesville, 

and  Wilmington,  -----  640? 

Philadelphia  to  Cincinnati,  through  Wheeling,  Marietta,  and 

Chillicothe,  ------  653? 

Philadelphia  to  Cincinnati,  through  Wheeling,  Newark,  and 

Columbus,  ------  658? 

Philadelphia  to  Cincinnati,  through  Pittsburg,  Steubenville, 

Newark,  and  Columbus,  - - - - 663 


BALTIMORE  ROUTE. 

The  authority  for  the  following  statement  is  Mr.  Latrobe,  the  Chief 
Engineer  of  the  Baltimore  and  Ohio  Rail  Road,  and  the  Parkersburg 
road. 


Baltimore  to  Cumberland, 

Miles. 

179 

Cumberland  to  Three  Forks, 

- 

102 

Three  Forks  to  Parkersburg, 

- 

104 

Parkersburg  to  Cincinnati, 

174 

Baltimore  to  Cincinnati, 

559 

The  foregoing  distances  have  been  prepared  by  me,  from  the  au- 
thorities cited,  for  the  use  of  the  Finance  Committee  of  the  City 
Councils  of  Philadelphia,  and  are  believed  to  be  correct. 

CHARLES  ELLET,  Jr. 

Civil  Engineer. 


Philadelphia,  January  14,  1852. 


